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TAGS: ASEC 

SUBJECT: CHANCERY SCREENING PROJECT 

1 . MATERIAL REQUIREMENTS 

A. TO FACILITATE SAFE INSTALLATION OF SCREEN FRAMES, FIELD 
DECISION WAS MADE TO MODIFY SINGLE SCREEN ASSEMBLIES ORIGINALLY 
PLANNED TO BE MULTIPLE ASSEMBLIES. ADDITIONAL TIME SPENT MAKING 
MULTIPLE ASSEMBLIES IS RECOVERED IN INSTALLATION TIME. 

B. FOLLOWING ADDITIONAL MATERIAL REQUIRED ASAP: 

1000 EA. - MULION CLIPS 
1300 LF- MULION 
1400 EA. - CORNER LOCKS 
1-3/8 INCH - HAMMER DRILL 

WILL ADVISE AT LATER DATE IF ADDITIONAL MATERIAL REQUIRED. 

2. PROJECT STATUS 

A. TSO AND CEC TRAMUTOLO HAVE COMMENCED SC RE ENING OF CHANCERY 
WINDOWS ON 7TH, 8TH, 9TH AND 10TH FLOORS. ROOM 703 WEST 
UNCLASSIFIED CONFERENCE ROOM) WHICH WAS USED AS A TECHNIQUE 
PROVING GROUND IS COMPLETE. ROOM 901 IS COMPLETE. 
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B. AT 0900 THIS MORNING 2 (TWO) GSO LABORERS. IN ADDITION 
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TO THE 2 (TWO) CARPENTERS, WERE MADE AVAILABLE TO THE SCREENING 
PROJECT. 

C. UT1 FOWLER, ASSISTED BY TWO GSO LABORERS, COMMENCED 
REMOVAL OF SHUTTERS FROM WINDOWS OF RESIDENCE APARTMENTS. 

STOESSEL 
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